DRAFT ANNUAL PROCUREMENT PLAN 2020/21 


NAME OF MUNICIPALITY: 


NAME OF ACCOUNTING OFFICER / 


/ 


CAPE AGULHAS MUNICIPALITY (WC033) 


DGI O'NEILL 


SIGNATURE OF ACCOUNTING OFFICER / 
DELEGATED OFFICIAL 


TELEPHONE NUMBER AND EMAIL 


028 425 5500 / info@capeagulhas.gov.za 
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Strategic Services 

25/21 


















KbtP jUHLbj - Led Lonstrution 

(Buildings / Kiosk) 

072521015001 

RSEP 

1 000 000 
















KbtH (UPLb) - Annene tsooysen 

braai facilities & development 

072521016001 

RSEP 


2 000 000 

500 000 














i eievision screens- municipal 

buildings 

072521045001 

CRR 


9 700 















TOTAL 



1 849 000 

2 009 700 

500 000 














Administration 

25/24 


















Chairs 

072524045108 

CRR 

3 750 

4 000 









2020/06/09 

2020/06/19 

2020/06/10 

2020/06/24 

2020/08/14 

2020/10/02 

improvements on recording 

system (council chambers) 

072524116012 

CRR 


25 000 















TOTAL 



3 750 

29 000 


































Socio & Economic Development 

25/40 


















Ketrigerator (i nusong nail) - 

replacement 

072540045004 

CRR 


6 000 















TOTAL 



. 

6 000 


. 

80 000 































Revenue Management 

30/20 


















3x Chairs 

073020045108 

CRR 


5 000 

2 500 



TENDER 

100% 




2020/06/09 

2020/06/19 

2020/06/10 

2020/06/24 

2020/08/14 

2020/10/02 

TOTAL 



27 000 

5 000 

2 500 

































Supply Chain 

30/50 


















Steel Shelving 

073050018001 

CRR 


26 565 









2020/06/09 

2020/06/19 

2020/06/10 

2020/06/24 

2020/08/14 

2020/10/02 

Total 




26 565 

4 200 

4 200 













Workshop 

30/51 


















industrial wet & Dry vacuum 

Cleaner 

073051116005 

CRR 


4 500 




Quotation 











Pneumatic Equipment (Air Tools) 

073051055009 

CRR 


14 500 




Quotation 











TOTAL 



10 000 

19 000 


































ICT Unit 

30/60 


















New PC's 

073060040001 

CRR 

165 000 

15 000 

50 000 

65 000 

50 000 

SITA Contract 

100% 




N/A 

N/A 

N/A 

N/A 

N/A 

30/09/2020 
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New Laptops 

073060116005 

FMG 


55 500 

50 000 

50000 

50 000 

SITA Contract 

100% 




N/A 

N/A 

N/A 

N/A 

N/A 

30/09/2020 

Replacement PC's 

073060216002 

FMG 


225 000 

340 000 

370 000 

300 000 

SITA Contract 

100% 




N/A 

N/A 

N/A 

N/A 

N/A 

30/09/2020 

Replacement Laptops 

073060216021 

CRR 

112 300 

185 000 

125 000 

280 000 

200 000 

SITA Contract 

100% 




N/A 

N/A 

N/A 

N/A 

N/A 

30/09/2020 

Screens New 

073060216003 

FMG 


12 500 

20 000 

12 500 

14 500 

SITA Contract 

100% 




N/A 

N/A 

N/A 

N/A 

N/A 

30/09/2020 

UPS small (Offices) 

07S060040101 

CRR 

20 860 

10 000 

9 000 

15 000 

15 500 

SITA Contract 

100% 




N/A 

N/A 

N/A 

N/A 

N/A 

30/09/2020 

Smart city project 

07S060055002 

CRR 

1 380 000 

2 000 000 

2 500 000 

2 750 000 

3 000 000 

Existing Tender 

0% 

20% 

50% 

100% 

N/A 

N/A 

N/A 

N/A 

N/A 

30/06/2021 

External HDD 

073060116009 

CRR 

8 520 

8 400 

8 800 

9 000 

4 700 

3 Written 

quotations 

100% 




N/A 

N/A 

N/A 

N/A 

N/A 

30/06/2020 

Switch POE 

073060116010 

CRR 


75 000 


150 000 




100% 








20/12/2020 

Two Way Radios 

073060116014 

CRR 

29 000 

14 000 

16 000 

15 000 

30 000 



100% 



N/A 

N/A 

N/A 

N/A 

N/A 

30/11/2020 

Plant and machinery - (Small tools) 

073060116031 

CRR 

2 000 

2 300 

2 600 

2 750 




100% 



N/A 

N/A 

N/A 

N/A 

N/A 

30/11/2020 

Servers 

073060216025 

CRR 


220 000 


300 000 


SITA Contract 


100% 



N/A 

N/A 

N/A 

N/A 

N/A 

20/12/2020 

TOTAL 



1 862 400 

2 822 700 

3 128 400 

4 043 950 

3 676 200 































Protection Services 

40/20 


















Cordless answer set 

074020116007 

CRR 


1600 



1 600 












4x Drawers hinng caoinet (L/L & 

D/L) 

074020045101 

CRR 


4 000 









2020/06/09 

2020/06/19 

2020/06/10 

2020/06/24 

2020/08/14 

2020/10/02 

10LURN 

074020050103 

CRR 


5 000 















zu cnairs & zu laoies 

(replacement) 

074020045004 

CRR 


20 000 

20 000 








2020/06/09 

2020/06/19 

2020/06/10 

2020/06/24 

2020/08/14 

2020/10/02 

TOTAL 



243 000 

30 600 

123 000 

120 000 

1600 































Traffic & Law Enforcement 

40/21 


















vemcies: xi Mini-Bus (Law 

Enforcement) 

074021112004 

VEH/FIN 


450 000 















TOTAL 



222 000 

450 000 

245 000 


750 000 































Traffic Licencing 

40/22 


















Note Counter 

074022050001 

CRR 

5 000 

5 000 

5 000 














Two Way Radios 


CRR 


25 000 

25 000 

25 000 













TOTAL 



270 000 

30 000 

30 000 

25 000 
































Housing 

40/30 


















Chair 

074030116025 

CRR 


3 500 









2020/06/09 

2020/06/19 

2020/06/10 

2020/06/24 

2020/08/14 

2020/10/02 

TOTAL 



3 100 

3 500 


. 
































Public Services 

40/40 
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Office Equipment / Furniture 

074040116002 

CRR 

20 000 

10 000 

10 000 




100% 




2020/06/09 

2020/06/19 

2020/06/10 

2020/06/24 

2020/08/14 

2020/10/02 

TOTAL 



20 000 

10 000 

10 000 

































Building and Commonage 

40/41 


















Airconditioners (Replacement) 

074041216005 

CRR 

30 000 

30 000 

30 000 














hurmture - community Hails 

(replacement) 

074041045101 

CRR 


100 000 

100 000 

100 000 


Tender 

0% 

100% 



1 July 2020 

15 July 2020 

14 Aug 2020 

8 sept 2020 

15 Sept 2020 

31 dec 2020 

Avanza minibus / "Similar" - 

Cleaning services 

074041060001 

E/LOAN 


260 000 




Tender 

0% 

100% 



1 July 2020 

15 July 2020 

14 Aug 2020 

8 Sept 2020 

15 Sept 2020 

31 Dec 2020 

TOTAL 



1179 400 

390 000 

136 500 

100 000 

500 000 































Parks & Sport Facilities 

40/42 


















Playpark - Public upen spaces / 

Outside gyms 

074042112004 

CRR 

258 000 

170 000 




Tender 

0% 

0% 

50% 

50% 

15 dec 2020 

13 Jan 2021 

12 Feb 2021 

23 Feb 2021 

9 March 2021 

14 May 2021 

Grass machine 

074042216001 

CRR 

175 300 

165 000 




Tender 

0% 

100% 



1 July 2020 

15 July 2020 

14 Aug 2020 

8 Sept 2020 

15 Sept 2020 

31 Dec 2020 

construction - soccer Held 

(Napier) 

074042231023 

CRR 

1 200 000 

600 000 

600 000 



Tender 

0% 

0% 

20% 

80% 

12 Jan 2021 

26 Jan 2021 

26 feb 2021 

18 March 2021 

1 April 2021 

30 June 2021 

Blower Mower & "Bossie slaner" 

074042216002 

CRR 


110 000 




Tender 

0% 

100% 



1 July 2020 

15 July 2020 

14 Aug 2020 

8 Sept 2020 

15 Sept 2020 

31 Dec 2020 

Goalpost nets - Zwelitsha 

074042231023 

CRR 


40 000 




Tender (7 days) 

0% 

100% 



4 Aug 2020 

12 Aug 2020 

21 Aug 2020 

10 Sept 2020 

25 Sept 2020 

20 Nov 2020 

Waenhuiskrans (Gym area) 

074042112004 

CRR 


40 000 




In House 

(Quotation) 











TOTAL 



2 370 831 

1 125 000 

615 000 

. 

500 000 































Beaches & Holiday resort 

40/43 


















Furniture at Resorts (replacement) 

074043116010 

CRR 


60 000 

50 000 

50 000 


Quotations 










Replacements as 

needed 

Replace vehicle - L'Agulhas Resort 

074043060102 

E/LOAN 


230 000 




Tender 

0% 

100% 



1 July 2020 

15 July 2020 

14 Aug 2020 

8 sept 2020 

15 Sept 2020 

31 dec 2020 

TOTAL 



972 500 

290 000 

480 000 

290 000 
































Library Services 

40/50 


















Extra shelving, furniture Arniston 

074050116002 

LIBRARY 


15 000 















Klein yskasse Protem & Klipdale 

074050050101 

LIBRARY 


6 000 















Furniture Hall chairs and tables 

(Bredasdorp) 

074050045004 

LIBRARY 


15 000 















Aircon Nuwerus 

074050216005 

LIBRARY 


20 000 















TOTAL 




56 000 

40 000 

250 000 

180 000 































Water: Distribution 

50/20 


















Replacement old Water Mains 

075020135101 

E/LOAN 

1 500 000 

500 000 

500 000 

1 500 000 

2 000 000 


0% 

0% 

0% 

100% 

2020/08/04 

2020/09/12 

2020/10/12 

2020/10/27 

2020/10/30 

2021/06/30 

Water Treatment Instrumentation 

075020116019 

CRR 


100 000 















Replacement or Rising Main in 

L'Agulhas 

075020135101 

E/LOAN 


2 500 000 





50% 

50% 

0% 

0% 

2020/05/19 

2020/05/22 

2020/06/22 

2020/06/09 

2020/06/12 

2020/12/15 

Upgrade and replace Bulk Water 
Meters 

075020135102 

CRR 


60 000 

60 000 
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TOTAL 



4 958 000 

3 160 000 

1160 000 

2 600 000 

25 000 000 































Sewerage Services 

50/30 


















Sewerage pipe replacement 

075030135101 

CRR 


500 000 



1 000 000 


0% 

0% 

0% 

100% 

2020/08/04 

2020/09/12 

2020/10/12 

2020/10/27 

2020/10/30 

2021/06/30 

Bredasdorp, Struisbaai, Napier 
and Arniston Sewer Screen 

Structure and associate works 

075030140001 

CRR 


250 000 

250 000 

250 000 













Keturoisn sewer Pumpstation 

Napier and associated works 

075030140001 

CRR 


500 000 















Replacement vacuum lank- 

CS1577 

Quote required 

CRR 


100 000 















TOTAL 



1 437 000 

1 350 000 

750 000 

250 000 

34 500 000 































Sewerage Services: Treatment 

50/31 


















Rehab Waste Water Treatm Works 

075031131001 

MIG 

5 122 018 

4 479 373 



Cashflow projec 

EXISTING TENDER 

100% 

0% 

0% 

0% 

completed 

completed 

completed 

completed 

completed 

completed 

Rehab Waste Water Treatm Works 

075031131003 

E/LOAN 

2 500 000 

24 581 467 




EXISTING TENDER 

0% 

59% 

21% 

20% 

completed 

completed 

completed 

completed 

completed 

completed 

TOTAL 



7 622 018 

29 060 840 


. 
































Waste Management 

50/40 


















Wheelie bins 

075040045007 

CRR 


380 000 















TOTAL 



700 000 

380 000 















Solid Waste 

50/41 


















Compactor Refuse Collection 

075041060003 

VEH/FIN 


1 800 000 




TRANSVERSAL 

CONTRACT NT 











TOTAL 



850 000 

1 800 000 



4 300 000 































Streets Stormwater 

50/50 


















Bdorp RDP - Upgrade Roads 

075050100103 

MIG 

3 718 538 

4 910 757 

9 821 348 

11 332 550 


Tender 

0% 

40% 

60% 

0% 

12/05/2020 

22/05/2020 

12/06/2020 

30/06/2020 

08/07/2020 

26/02/2021 

construction koux street 

Bredasdorp 

075050101106 

CRR 


500 000 




Tender 

0% 

40% 

60% 

0% 

12/05/2020 

22/05/2020 

12/06/2020 

30/06/2020 

08/07/2020 

26/02/2021 

stormwater Hand / saoat str- 

Bredasdorp 

075050101106 

CRR 


500 000 




Tender 

0% 




28/07/2020 

07/08/2020 

28/08/2020 

15/09/2020 

30/09/2020 

26/02/2021 

Keseai ot Roads lam / Master 

plan 

075050211010 

CRR 

1 000 000 

1 500 000 

1 500 000 

2 000 000 

2 000 000 






28/07/2020 

07/08/2020 

28/08/2020 

15/09/2020 

30/09/2020 

26/02/2021 

Regravel roads landtui site - SB & 

WHK 

075050211030 

CRR 


300 000 

300 000 



Annual tenders 










30/10/2020 

2x Paving breakers 

075050100102 

CRR 


20 000 

20 000 



Quotations 










30/10/2020 

lOx Portable Radios 

075050116014 

CRR 


25 000 

25 000 



Quotations 










30/10/2020 

2x Concrete Mixers 

075050015101 

CRR 


10 000 

10 000 



Quotations 










30/10/2020 

Barriers and stabilisation 

Spookdraai 

075050101105 

CRR 


250 000 




Tender 





28/07/2020 

07/08/2020 

28/08/2020 

15/09/2020 

30/09/2020 

26/02/2021 

lx Cutter 

075050216001 

CRR 


20 000 




Quotations 










30/10/2020 

intormai trading area luirkie uys / 

Plainstr] 

075050111006 

CRR 


200 000 




Tender 





28/07/2020 

07/08/2020 

28/08/2020 

15/09/2020 

30/09/2020 

27/11/2020 

Sidewalks [SBN] 

075050100104 

CRR 


500 000 




Tender 





28/07/2020 

07/08/2020 

28/08/2020 

15/09/2020 

30/09/2020 

26/02/2021 

TOTAL 



9 745 538 

8 735 757 

14 226 348 

17 932 550 

7 050 000 
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Electricity services 

50/60 


















OFFICE FURNITURE - White Boards 

075060045008 

CRR 

3 000 

16 000 

4 000 



Existing Tender 











integrated National Electrification 

Programme 

075060131015 

INEP 


2 150 000 

2 650 000 

2 650 000 


Existing Tender 

15% 

25% 

40% 

20% 







Quality of Supply Meters 

075060055004 

CRR 

95 000 

56 000 

112 000 

118 000 




100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

uiesei oower witn pump ans meter 

1000L 

075060055004 

CRR 


69 000 






100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

including booster pumps and one 
additional borehole 120KVA 

075060116015 

E/LOAN 


367 000 




Tender 


100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

Generator: Borehole 1-3 

Struisbaai: 65KVA 

075060116015 

E/LOAN 


245 000 




Tender 


100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

Generator: Booster Pumps 
L'Agulhas: 50KVA 

075060116015 

E/LOAN 


220 000 




Tender 


100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

Generator: Boreholes L'Agulhas: 

60 KVA 

075060116015 

E/LOAN 


245 000 




Tender 


100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

benerator: tsorenoies 

Suiderstrand: 25KVA 

075060116015 

E/LOAN 


135 000 




Tender 


100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

benerator: Napier bewer Pumps: 

120KVA 

075060116015 

E/LOAN 


367 000 




Tender 


100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

Generator: Ou Meule Sewer 

Pumps: 25KVA 

075060116015 

E/LOAN 


135 000 




Tender 


100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

benerator: breaasdorp water 

Treatment Works: 120KVA 

075060116015 

E/LOAN 


367 000 




Tender 


100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

Generator: Sewer Pumpstation 10 
Struisbaai: 25KVA 

075060116015 

E/LOAN 


135 000 




Tender 


100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

benerator: btruisoaai urnce: 

30KVA 

075060116015 

E/LOAN 


155 000 




Tender 


100% 



09/06/2020 

19/06/2020 

10/07/2020 

23/07/2020 

05/08/2020 

04/12/2020 

Electrification - Informal Set 

075060111006 

CRR 

121 570 

129 400 

137 800 

155 800 


Existing Tender 

20% 

20% 

30% 

30% 







Tools 

075060116007 

CRR 

25 400 

28 000 

35 000 

35 000 


Quotations 

25% 

25% 

50% 








Change Transformers Minisubs 

075060211002 

CRR 

503 000 

535 700 

570 500 

638 960 


Existing Tender 


100% 









Replace ivied/Low volt 

Overheadlines 

075060211008 

E/LOAN 

593 476 

640 900 

692 200 

775 265 


Existing Tender 

25% 

25% 

25% 

25% 







TOTAL 



5 537 246 

5 996 000 

13 992 800 

9 917 325 

11 016 200 































Electricity Services: Street Lights 

50/61 


















Street Lights - New 

075061111005 

CRR 

298 606 

332 946 

372 833 

408 476 


Existing Tender 

30% 

30% 

60% 








TOTAL 



5 458 606 

332 946 

372 833 

408 476 
































Building Control 

50/70 


















High Back Chair 

075070045111 

CRR 

2 400 

2 600 




Tender 





2020/06/09 

2020/06/19 

2020/06/10 

2020/06/24 

2020/08/14 

2020/10/02 

Cupboard 

075070050007 

CRR 

1500 

3 300 




Tender 





2020/06/09 

2020/06/19 

2020/06/10 

2020/06/24 

2020/08/14 

2020/10/02 

TOTAL 



3 900 

5 900 


. 
































Air Quality 

50/71 










































































ANNUAL PROCUREMENT PLAN 
2020/21 

ConfigCode 

FUNDING 

SOURCE 

ADJUSTMENT 

BUDGET 

2019/20 

BUDGET 

2020/21 

BUDGET 

2021/22 

BUDGET 

2022/23 

BUDGET 

2023/24 

Written 

Quotation 

EXISTING 

tender, 

Percentage 
Expenditure 
for QUARTER 

1 

Percentage 
Expenditure 
for QUARTER 

2 

Percentage 
Expenditure 
for QUARTER 

3 

Percentage 
Expenditure 
for QUARTER 

4 

EXPECTED SPECS 

DATE 

EXPECTED 

ADVERT 

DATE 

EXPECTED 

CLOSING 

DATE 

EXPECTED 

EVALUATION 

DATE 

EXPECTED 

AJUDICATION 

DATE 

EXPECTED 

COMPLETION 

DATE 

Sensors (replacement) 

075071055010 

CRR 

60 000 

60 000 

60 000 














Noise measuring equipment 


CRR 


10 000 

10 000 














TOTAL 



180 000 

70 000 

70 000 

. 
































TOTAL 



47 287 939 

58 194 508 

35 886 581 

35 991 501 

87 954 000 











































